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(See specifications 28 December 1943) 
Text printed letterpress; il lustrations printed Optak 


Text - 408 pp. in 8 page forms, letterpress 

51 

forms 

28 x 

44 

Illustrations in 9 books only, 328 pp. Optak 

41 

forms 

23 x 

44 

Illustration, 1 in 2 colors, Optak 

1 

form 

28 x 

44 

Covers, 1 up W & T or 2 up 1 side only, letter ress 

13 

forms 

20 x 

38 

Charts, 88 black only, 4 up, fronts, Optak 

7 

forms 

28 x 

44 

4 color, black, red, yellow, gray, green, 





blue, Optak 

6 

forms 

38 x 

44 

Map * 4 colors, Optak 

4 

forms 

38-1/2 x 53 

Charts, 32, printed on back, lattemrese 

S 

forms 

28 x 

44 

Labels, 3 lots, letterpress 

2 

forms 

20 x 

28 

Die cut 1 chart, letterpress 

1 

for® 

30 x 

28 


Bngravings - negatives and Art Work 

133 halftones 
:r ITS line 

1 2 color line 

37 cherts* line 

3 charts, highlight halftone 
1 4 color map 

Composition 

311 pp. text & illustrations 

(11 on 13 2,000 sms) 

77 pp. tabular ( 9 or 10 5,300 sms) 

90 pp. cut and caption 
86 pp. cover 
6 pp, labels 

38 charts* front 
32 charts, back 

1 chart, front 

Presswork — 

59 letterpress, 28 x 44 Lock up 

SR & Sun (2 hrs), 
Per Form 

55 Optak, 28 x 44 Plates 

MB & Bun (2 hrs. 
Per Form 

4 Optak, 39 x 54 ^laiss 

MB & Sun (3 hrs. 
Per Form' 


STAT 


$3,686.00 


4,848.00 


STAT 


/ 


□ 


DOCUMENT NO. 

NO MANGE IN CUSS. 

DECLASSIFIED 
CLASS. CHANGED TOi TS 

NEXT REVIEW DATEi 

AUTH: HR 70-2 


STAT 


O&fi i!PL I960 REVIEWER: 


16 letterpress, 20 x 38 Lock 

1® & Run (1| hrs.) 
Per Form 


STAT 


JCS review(s) 
completed. 
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Average took 

Binding 28 pp, & cover fold 16 750 conies 

3 charts fold 8 

fold 3/4 
Fold 3 charts 
Insert 7 pc*. (1000/hr) 

Wire (1 hr.) 

Trim (1 hr.) 

Miss, Catting (1 hr.) 

Punch 4 holes 

16 hooks, per "book 


fold 3 charts 

tip 3 label*, charts (3 hrs.) 
Assemble in poach (4 hr*.) 

Tip 3 label*, covers (3 hrs.) 

Strip cover* (3 hrs.) 

laseshle in cover* 20 pcs. (40 hrs.) 
Wrap - asss&'hla $ pea. (30 hrs * ) 

Pack - Body 4200 lbs. 

Covers 1000 w 12 cases 


Paper Covers 6500 ah, 33 x 25 - 201/K 1305 lbs. 
Fresrboard * cloth, shoestrings 
13 packing cases 




Sngravinga 

Composition 

?re»s*ork 

Binding 


Profit, 15l 
Materials & freight 
Retouching, aetaal 
Author* s alterations, actui 
Overtime, actual 


Security, 10* 

Total, estimated 
Total, billing 


STAT 


STAT 


!jnh‘ 
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